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SUBJECT: FACILITIES CONSTRUCTION AND OPERATIONS 

1 . RESEARCH OF THE EXPERIENCE OF U.S. AIR CONDITIONER 
MANUFACTURERS WHO HAVE HAD PRODUCTS IN SERVICE IN THE 
MIDDLE EASTERN COUNTRIES FOR MANY YEARS INDICATES NO 
COMPLAINTS FROM USERS DUE TO LOW HUMIDITY IN LIVING OR 
OFFICES SPACES. SHOULD SUCH COMPLAINTS BE MADE BY OCCU- 
PANTS OF SINAI CAMP A HUMIDIFIER UNIT HAVING A 12 GAL./DAY 
WATER OUTPUT CAPACITY CAN BE PURCHASED HERE FOR DOLLARS 90. 
DIMENSIONS OF THIS UNIT ARE 15 INCHES BY 25 INCHES BY 
25 INCHES. 

2 PROPOSED PLAN TO TRANSPORT HOT-MIXED ASPHALT CONCRETE 
200 KM FOR SURFACING ROADS, WALKS, AND PARKING AREAS DOES 
NOT APPEAR FEASIBLE NOR ECONOMICAL DUE PROBABLE HIGH 
HEAT LOSS IN TRANSIT-MINIMUM 225 DEGREES F. REQUIRED FOR 
PLACEMENT AND INITIAL ROLLING- AND HEAVY DUTY EXPANSIVE 
PAVING EQUIPMENT REQUIRED SUGGEST BEST ALTERNATIVE FOR 
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MIXTURE USING 85-100 PENETRATION ASPHALT CEMENT WITH 
LIQUEFIER, SPREAD OVER PREPARED BASE WITH MOTOR GRADER 
OR TOWED TYPE SPREADER AND COMPACTED WITH PNEUMATIC 
ROLLER. OTHER ALTERNATIVES ARE (A) APPLICATION DOUBLE 
BITUMINOUS SURFACE TREATMENT OVER PRIME COATED PREPARED 

BASE OF DENSE GRADED CRUSHED STONE OR MIXED IN-PLACE 
BITUMINOUS OR SOIL-CEMENT BASE COURSE. OR (B) PENETRATI- 
ON MACADAM PAVEMENT USING SUCCESSIVE LAYERS OF COARSE TO 
FINE GRADED STONE OVER PREPARED SUBGRADE 

3. SUGGEST WALKS AND PARKING AREAS BE CONSTRUCTED OF 
PORTLAND CEMENT CONCRETE OR SIMPLY CRUSHED STONE. KISSINGER 
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